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NOTES 


1. -FOfi LEGEND SEE DWG. |E-t, FOR GENERAL NOTES, ABBREVIATIONS 

AW UCHTJNC FIXTURE SCHEDULE SEE DWG. #E-2 IWB 

2. -F0R TYPICAL SUBSTATION, STAGE I SEQUENCE OF INSTALLATION SEE DWG. #E-4 

3. -REW0VE ABANDONED FRE ALARM SYSTEM 3 DEVICE AND/OR CONOUTT SECTION. 

4. -RELOCATE EXISTING CARD READER AND INSTALL NEW EQUIPMENT. 

EXTEND DOST1NC CONDUIT AND W3BNC AS REQUIRED. CONNECT W 
ACCORDANCE WITH CARD ACCESS SYSTEM DIAGRAM, 

AU DEVICES FOR CARD ACCESS SYSTEM SHAU. BE PROVIDED BY THE AUTHORITY 
AND INSTALLED BY CONTRACTOR. 

CONTRACTOR SHALL FURNISH ANO INSTALL ALL THE REQUIRED WIRING FOR THE CARD 
READER SYSTEM AS SHOWN ON DWG. 

CARD ACCESS SYSTEM MUST BE ABLE TO RESPONO AS FOLLOW: (o) STRIKE RELEASE 
.BY PAN* PUSHBAR ACTION (b) STRIKE RELEASE BY SYSTEM CARD READER AND 
(e) FORCED DOOR ENTRY. ANY FORCED DOOR ENTRY MUST BE ANNUNCIATED VIA 
CONTROLLER TO SYSTEM PC. 

5. -CONNECT NEW CARD READER TO EXISTING SENSOR CO. CONTROLLER #142 

PJM-141 ADDRESS 15. 

6. -2#18 CABLE SHALL BE TEFLON JACKETED BELDEN #89740 OR APPROVED EQUAL 

5#22 CABLE SHALL BE SHIELDED, TEFLON JACKETED BELDEN #89777 OR 
APPROVED EQUAL 

7. -INTERCEPT AND REROUTE EXISTING WIRING SYSTEM TO PROVIDE SPACE FOR NEW 

INSTALLATION. PROVIDE JUNCTION BOX AT ENDS OF CONDUITS THAT REMAIN INSTALL 
WIRE IN REROUTED CONDUIT SECTION AS SHOWN AND SPUCE TO EXISTING WIRES 
IN JUNCTION BOXES. 


FOR WIRING SEE CARD 
ACCESS SYSTEM WIRING 
DIAGRAM THIS DWG. 
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SENSOR CO. J 2#18-V4"C 
CONTR. ■ SEE NOTE #6 
#142 * 


5*22 Sc 3-(2#18)-WC -] 

SEE NOTE #6 r 



2-(2#t8)-JW"C 
SEE NOTE #6 


5#22-V<"C 
SEE NOTE #6 


SEE NOTE #5 
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CARD ACCESS 
SYSTEM WIRING niAORAM 

TYPICAL 


I HEREBY CERTIFY THAT THIS IS A T^ ANOCO^ECl 
COPY OF ONE Of THE CCWTRAQ DRAW^GS ^ — 
STITUTING A PART OF CONTRACT ^ffZ^Wui ^ 
IN THE FORM IN WHICH SAID t^VrtNGSB«IlD AT 
THE TIME THE SAID CONTRACT WAS EXECUTED BY. 
THE PARTIES. 


DATE. 


shMt 150 of 224 
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TOWER ONE ANO TWO 
LOW VOLTAGE v 
SUBSTATIONS 
CONSTRUCTION ANt> > 
INSTALLATION . " 

ELECTRICAL d 

SUBSTATION SS-75W 
STAGE I 
REMOVAL AND. "_. f 
RELOCATION PLANS v 

SHEET #2 - 
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